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FOR SSM (STILES) 

E.O. 11652: N/A 
TAGS: PFOR, IS, EG 

SUBJECT: SSM-23 SITE REPORT PERIOD ENDING 2000 HRS 
MARCH 2, 1976 

1. FACILITIES: 

A. PERMANENT BASE GRADING 

ACCESS ROAD GRADING ABOUT 80 PERCENT COMPLETE. NEXT STEPS IN- 
CLUDE INSTALLING CULVERTS AND LAYING THE FIRST LA YE OF AGGREGATE. 
GRADING BASE SITE STARTED. 

B. PERMANENT BASE SEWER SYSTEM 

PLANS FOR SEWER LINES AND SYSTEM REVIEWED. CONTRACTOR RE- 
COMMENDED CHANGES TO STAY OUT OF ROCK FOR MOST OR ALL OF ITS 
LENGTH AND STILL MAINTAIN AT LEAST A ONE PERCENT FALL. BED 
ROCK IS ABOUT 3.5 FEET BELOW SURFACE. SIGNIFICANT CHANGES 
ARE TO MOVE TREATMENT PLANT TO POINT ON NORTH FENCE ABOUT FIVE 
FEET EAST OF 4-6 PERSON QUARTERS. MAIN LINE WILL FLOW FROM 
SOUTH-WEST CORNER THROUGH THE CENTER TO TAKE ADVANTAGE OF THE 
GREATEST DROP. ZACHRY HAS CORRECTED DRAWINGS. ADJUSTMENTS 
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CROSSING WATER MAINS, AND FALL INTO LATERALS. CRAIG AND WALLEN 
APPROVED THESE PLANS, INCLUDING THE REPLACEMENT OF SEWER 
CONNECTIONS TO THE BATTERY SHOP AND BASEBALL FIELD WATER 
FOUNTAIN WITH SUITABLE DRAINS. 

C. PERMANENT BASE COMM/OPS 

ARRANGEMENT OF SPACE FOR USG/CONTRACTOR OPERATIONS IS NOT 
ACCEPTABLE. 

SPACE UTILIZATION AND ASSIGNMENT DOES NOT FIT ANTICIPATED 
SPACE USAGE REQUIREMENT. MUST HAVE FLEXIBILITY TO ARRANGE 
INTERIOR OF USG AND CONTRACTOR SPACE AS THEY BECOME DEFINED 
WITH EXPERIENCE, CHANGES IN QUIPMENT, ETC. SUGGEST AREA BE 
DESIGNED WITHOUT PARTITIONS TO EXTENT POSSIBLE. PARTITIONS 
CAN BE BUILT BY CONTRACTOR ON SITE TO MEET NEEDS. 

D. PERMANENT BASE MISC. 

RECOMMEND DOUBLE LOCK GATES IN CENTER OF NORTH, WEST AND 
SOUTH FENCES. NORTH BECAUSE OF ACCESS TO STOL STRIP. 

E. WATCH STATIONS 

LOCATION OF PERMANENT WATCH STATIONS FOR MITLA EAST AND WEST 
WERE INSPECTED BY CRAIG, WALLEN AND ZACHRY MARCH 2. PLAN TO 
USE CURRENT SITE FOR MITLA EAST BECAUSE SMALL ADDITIONAL 
COVERAGE DOES NOT WARRANT LARGE COST OF SITING ON ANY POTEN- 
TIALLY USEFUL HILL. MITLA WEST WILL BE SITED ON PREPARED 
AREA ON PROMONTARY. 

2. ELECTRONICS 
NOTHING TO REPORT. 

3. ADMINISTRATION 
NOTHING TO REPORT 

4. MISCELLANEOUS 
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PROPOSE TO USE NEW FORMAT OUTLINED HEREIN. COMMENT INVITED. 
THORNE 


LIMITED OFFICIAL USE 


Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 04 MAY 2006 



Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 04 MAY 2006 


NNN 


Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 04 MAY 2006 



Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 04 MAY 2006 


Message Attributes 


Automatic Decaptioning: X 
Capture Date: 01 JAN 1994 
Channel Indicators: n/a 
Current Classification: UNCLASSIFIED 

Concepts: CONSTRUCTION, REPORTS, TRACKING STATIONS, WARNING SYSTEMS 

Control Number: n/a 
Copy: SINGLE 
Draft Date: 03 MAR 1976 
Decaption Date: 01 JAN 1960 
Decaption Note: 

Disposition Action: RELEASED 
Disposition Approved on Date: 

Disposition Authority: ShawDG 
Disposition Case Number: n/a 
Disposition Comment: 25 YEAR REVIEW 
Disposition Date: 28 MAY 2004 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1976SINAI00202 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D760083-0031 
From: SINAI 

Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1976/newtext/t19760399/aaaadjgd.tel 

Line Count: 110 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION SSM 

Original Classification: LIMITED OFFICIAL USE 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 3 

Previous Channel Indicators: n/a 
Previous Classification: LIMITED OFFICIAL USE 
Previous Handling Restrictions: n/a 
Reference: n/a 

Review Action: RELEASED, APPROVED 
Review Authority: ShawDG 
Review Comment: n/a 
Review Content Flags: 

Review Date: 22 JUL 2004 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <22 JUL 2004 by ullricre>; APPROVED <04 NOV 2004 by ShawDG> 

Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
04 MAY 2006 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: SSM-23 SITE REPORT PERIOD ENDING 2000 HRS MARCH 2, 1976 
TAGS: PFOR, ECRE, EG, IS, US 
To: STATE 
Type: TE 

Markings: Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 04 MAY 2006 


Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 04 MAY 2006 



